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ATTFKTIOH: 

FRCi^^ t 

SUBJECT J 


Director of Logistics 

Chief, Printing and photography Division 

Bruce T. Johnson 

Director of Data processing 

Production Support for CAKS2 P/B 


!• Action Degue steel j I ass regueotlng that you p»rovic.c- 
priority production supp-ort tor the cmS2 processing Segment ^ 
design documentation . A detailed schedule for this is provideo 
in paragraph 3» 

7. Backgrounds The cmS2 processing Segment is being 
developed' for the Tn tel 1 igence Community by the Cfflce of: Data 
processing. The first major milestone in this software 
devolopTiient €*ffort ie the preliminary Design Ecviev ^scheotued for 
March 79 to 31, 1983. Dor tliis design review CD? will bc: 
producing seven individual documents with a total page count of 
approximately 12D5 pages. The Intelligence Community will ^ 
require 16 5 copies of these seven documents. There v/ili aiso te 
approx iinately IPOO slides required with 165 h<ardcopics. 


3* Schedule: 

Document Dame 

page Count 

Date Dae 

TO P&PD 

rate Due 
from P&PD 

Test t-’anagement 
plan 

4(5 

1/12/B2 

l/lD/f 2 

Transition Overview 

Plan 

75 

1/20/82 

2/4/03 

na r d va re Re comme nti a t ion 
Document 

80 

i/29/02 

2/5/02 

pystem Integration 
Eiocument 

fO 

2/4/02 

2/11/82 

Database Specification 

350 

2/9/f 2 

2/17/02 

Sy s t e m P.e cn? i re men t s 
Document 

310 

2/10/82 

3/17/02 

pre 1 iff. i nary Sy s tern 
i:«sinn Document. 

350 

2/9/P3 

2/11/72 
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4, This sch edule 
coordinated v;ith I 
your support in this 


and 


arahitious 
flcase coi>-t act 


all special recueste have beers 

of your staff, I ap-preciete 

questions 


your 
effort , LL 


you have any 


STAT 


‘/»l Bruc« T. Johnson 

nruce T. Johnson 


STAT 
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Green 
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oriq St 1-Addresaee 
C^Di rector 

1- AdR(in Chrono 
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